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PART - I 


Notifications, Orders and Declarations by Haryana Government 

HARYANA GOVERNMENT 

PUBLIC WORKS DEPARTMENT 
(BUILDING AND ROADS BRANCH ) AMBALA CIRCLE 

Notification 

The 23rd March , 2015 
No.SE/PWD ( B & R )/Ambala /CZC / 15 - Decision of the Direction Committee on Haryana PWD Schedule of 
Rates 1988 (IInd Edition ) held on 28/01/2015 . 


Price : Rs . 8-00 


(309 ) 


Complete Copy Rs. : 28.75 
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The Direction Committee discussed the Agenda and approved the amendments in Haryana PWD Schedule of rates 
1988 , 2nd Edition . 


THESE AMENDMENTS WILL BE APPLICABLE FROM THE DATE OF GAZETTE NOTIFICATION . 


CHAPTER - 28 
WATER SUPPLY 


Sr. 
No. 


Description 


Unit 


Proposed HSR for chapter 

28 
Labour rate (Rs.) 


28.61 


Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr. 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 


5.62 
8.47 
11.38 
22.99 
28.45 
39.43 
45.10 
54.13 
64.56 
85.51 
98.28 
110.57 
146.71 
173.55 
193.17 
224.60 


28.62 


Stringing out D.I. K - 9 pipes and specials casting along 
trenches and laying the same in trenches to correct, alignment 
and gradients including cartage from divisional stores or 
nearest Railway Station to site of work and return of pieces of 
pipes to stores of following sizes. 
( i) 

100 mm i/ d 
( ii ) 

150 mm i/d 
( iii) 

200 mm i/d 
( iv ) 

250 mm i/ d 
( v ) 

300 mm i/d 
( vi) 

350 mm i/d 
( vii ) 400 mm i/d 
( viii ) 450 mm i/d 
( ix ) 

500 mm i/ d 

600 mm i/ d 
(xi) 

750 mm i/ d 
(xii ) 

800 mm i/ d 
(xiii ) 900 mm i/d 
(xiv ) 1000 mm i/ d 
(xv) 

1100 mm i/ d 
(xvi ) 

1200 mm i/ d 
Extra for fixing K - 9 DI socketted or flanged pipes, valves and 
specials castings in vertical positions for over head reservoirs 
and stands pipes etc. including cost of all special scaffolding , 
derricks, Jim poles, tools and plants, ropes, guys, etc. 
complete . 
( i ) 

100 mm i /d 
( ii ) 

150 mm i/d 
( iii ) 

200 mm i/ d 
( iv ) 

250 mm i/d 
( v ) 

300 mm i/ d 
( vi) 

350 mm i/d 
( vii ) 

400 mm i/ d 
(viii ) 450 mm i/d 
(ix ) 

500 mm i/ d 
( x ) 

600 mm i/d 
Cutting DI Pipes and specials and chipping or filing the 
surface to a uniform finish . 
(i) 

100 mm i/ d 
( ii ) 

150 mm i/ d 
( iii ) 

200 mm i/ d 
(iv ) 

250 mm i/ d 
( v ) 

300 mm i/ d 
( vi) 

350 mm i/ d 
( vii ) 400 mm i/ d 
( viii ) 450 mm i/ d 


Per Mtr . 

of pipe 
line laid 
complete 


56.55 
85.25 
128.55 
176.00 
217.85 
301.90 
350.05 
420.15 
481.65 
638.00 


28.63 


Per cut 
Per cut 
Per cut 
Per cut 
Per cut 
Per cut 
Per cut 
Per cut 


21.30 
24.20 
31.05 
40.20 
50.00 
68.85 
87.00 
103.65 
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139.50 
150.60 
169.50 
188.45 
198.25 
217.80 
228.90 
248.50 
268.10 


( ix ) 500 mm i/ d 

Per cut 
( x ) 600 mm i/ d 

Per cut 
(xi) 700 mm i / d 

Per cut 
(xii ) 750 mm i / d 

Per cut 
(xiii ) 800 mm i/ d 

Per cut 
(xiv ) 900 mm i/ d 

Per cut 
( xv) 1000 mm i/ d 

Per cut 
(xvi) 1100 mm i/d 

Per cut 
(xvii) 1200 mm i/ d 

Per cut 
28.64 Jointing DI socketted pipes, valves and specials with rubber 

tyton joints fitted complete including cost of labour and tools 
etc. and tested complete . 
(i) 100 mm i/ d 

Per cut 
( ii ) 150 mm i/ d 

Per cut 
(iii) 200 mm i/ d 

Per cut 
( iv ) 250 mm i/ d 

Per cut 
( v ) 300 mm i/ d 

Per cut 
(vi) 350 mm i/ d 

Per cut 
( vii ) 400 mm i/ d 

Per cut 
(viii) 450 mm i/ d 

Per cut 
(ix ) 500 mm i/ d 

Per cut 
( x ) 600 mm i/ d 

Per cut 
( xi) 700 mm i / d 

Per cut 
(xii ) 750 mm i/ d 

Per cut 
(xiii ) 800 mm i/ d 

Per cut 
(xiv ) 900 mm i/ d 

Per cut 
(xv) 1000 mm i / d 

Per cut 
(xvi) 1100 mm i/ d 

Per cut 
(xvii) 1200 mm i / d 

Per cut 
Chapter – 29 (Item No. 96 yet to be assigned ) 
SEWERAGE AND DRAINAGE 

CHAPTER - 29 
SEWERAGE AND DRAINAGE 


29.15 
32.40 
36.45 
40.45 
50.55 
56.15 
63.20 
72.20 
88.20 
105.85 
111.45 
139.30 
185.75 
247.65 
318.40 
371.45 
445.75 


Unit 


Labour 
rate (Rs.) 


Through 
rate (Rs.) 


Sr. 

Description of item 
No. 
29.96 Providing , lowering, cutting , jointing and testing RCC pipe Class 

NP - 3 as per IS 458-2003 with Spigot and Socketed joints 
manufactured with ISI marked Sulphate Resistance Cement as 
per ISI 12330 with rubber rings ISI marked , antitermite as 
required at site , into trenches, for all depths and laying out the 
same to correct alignment, gradients and levels including dressing 
and trimming and cutting of concrete beds and sides of trenches, if 
required , Jointing with rubber rings in trenches and jointing with 
1: 1 1/2 cement sand mortar and with end dowels filled with 1 : 1 1/2 
cement sand mortar and finishing the joints at an angle of 45 
degree with faces of spigot of socket joints cutting and finishing 
the cut surface to a uniform finish etc. as fully described in HSR 
item No. 29.38 , 29.44 , 29.45 & 29.46 including cartage, loading 
and unloading complete in all respects. The internal diameter of 
the sewer being 

350mm 
ii 

400mm 
iii 

450mm 
iv 

500mm 

600mm 
vi 

700mm 


i 


Per mtr . 
Per mtr . 
Permtr . 
Per mtr . 
Per mtr . 
Per mtr . 


47.00 
54.00 
61.00 
66.00 
85.00 
103.00 


1065.00 
1364.00 
1685.00 
1854.00 
2440.00 
3090.00 


V 
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vii 
viii 
ix 


X 


800mm 
900mm 
1000mm 
1200mm 
1400mm 
1600mm 
1800mm 


Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 
Per mtr . 


133.00 
160.00 
189.00 
249.00 
323.00 
385.00 
472.00 


3697.00 
3922.10 
4851.25 
5894.00 
6363.55 
9408.00 
11683.90 


xi 
xii 
xiii 


CHAPTER - 31 
ELECTRICAL INSTALLATIONS 


HSR 
item No. 


Description 


Unit 


Through Rate 

(Rs.) 


31.69 


I 


ii 
iii 
iv 


Each 
Each 
Each 
Each 
Each 
Each 
Each 
Each 


2016.00 
2106.00 
4270.50 
5152.50 
5347.00 
10500.00 
21172.00 
26307.00 


V 


vi 
vii 
viii 
31.70 


ii 
iii 
iv 


Supply and erection of module case circuit breaker single pole/ 4 pole on 
wall / on existing pedestal including bounding to earth and making 
necessary connection required to complete the job in all respect up to the 
entire satisfaction of the Engineer- in - Charge of the work . 
Single pole MCCB 6 to 63 amp 
Single pole MCCB 100 amp 
Single pole MCCB 200 amp 
4 pole MCCB 6 amp to 63 amp 
4 pole MCCB 100 amp 
4 pole MCCB 200 amp 
4 pole MCCB 300 amp to 400 amp 
4 pole MCCB 500 amp 
Supply and erection of XLPE ( E )11 KV HT aluminum conductor 
armoured cable ISI mark laid in 1 metre below ground level with sand & 
bricks with all labour and material including digging and refilling of 
trench , required to complete the job in all respect upto the entire 
satisfaction of the Engineer - in - Charge of the work . 
35 sqmm 3 core XLPE Cable 
50 sqmm 3 core XLPE Cable 
70 sqmm 3 core XLPE Cable 
95 sqmm 3 core XLPE Cable 

3 core XLPE Cable 
Supply and erection of XLPE ( E ) 11 KV HT aluminum conductor 
armoured cable ISI mark laid in existing pipe /trenches/surface with all 
labour and material required to complete the job in all respect upto the 
entire satisfaction of the Engineer- in - Charge of the work . 
35 sqmm 3 core XLPE Cable 
50 sqmm 3 core XLPE Cable 
70 sqmm 3 core XLPE Cable 
95 sqmm 3 core XLPE Cable 
120 

sqmm 3 core XLPE Cable 
Supply and erection of heavy duty 4 pole ON load changeover load 
breaker switch comprising of switches 63 amp to 400 amp suitable for 
operation on 415 V 50 Hz AC supply complete with handle assembly 
having door interlock & padlocking arrangement on existing panel / 
including making necessary connections with petty material required to 
complete the job. 
63 amp 4 pole ON load changeover switch 
100 amp 4 pole ON load changeover switch 
200 amp 4 pole ON load changeover switch 
300 amp 4 pole ON load changeover switch 
400 amp 4 pole ON load changeover switch 


Metre 
Metre 
Metre 
Metre 
Metre 


599.00 
633.00 
765.00 
890.00 
1010.00 


V 


120 sqmm 


31.71 


. 


ii 
iii 
iv 


Metre 
Metre 
Metre 
Metre 
Metre 


539.00 
573.00 
705.00 
830.00 
950.00 


V 


31.74 


- 


ii 
iii 
iv 


Each 
Each 
Each 
Each 
Each 


3890.00 
5700.00 
11000.00 
17100.00 
18600.00 


V 
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31.76 


Each 


1150.00 


Supply and erection of metal clad bus bar chamber made from 1.6 mm 
thick M.S. sheet fixed with rag bolts on wall or on existing pedestal / 
angle iron frame including bonding to earth Copper bars 63 amp. 415volt 
4 bars of 325mm each (Cross section 20x3mm ) duly tinned over all size 
of the chamber 375mmx295mmx140mm . 


31.77 


Metre 


13.50 


Digging & Refilling of trench 30 cm below ground level for erection of 
pipe / cable (up to depth of 1 Mtr .) underground cable excluding the cost 
of cable /pipe complete in all respect. 


31.78 


Supply and laying of multicore telephone cable conductor size 0.51 mm 
bright annealed copper conductor PVC insulated and sealed in existing 
pipe /Channel and making necessary connection complete in all respect 
upto the entire satisfaction of the Engineer - in - Charge of the work . 


i 


ii 
iii 
iv 


2 pair telephone wire 
5 pair telephone wire 
10 pair telephone wire 
20 pair telephone wire 
50 pair telephone wire 
Supply & erection of cable tray made out of 2 mm thick galvanized 
perforated sheet steel including erection of the same on wall or ceiling 
with necessary fixture and other material required to complete the Job in 
all respect upto the entire satisfaction of Engineer- in - Charge of the work . 


Metre 
Metre 
Metre 
Metre 
Metre 


7.94 
19.00 
38.00 
76.00 
171.00 


V 


31.81 


ii 
iii 


40 x 100 mm 
50 x 150 mm 
50 x 300 mm 


Metre 
Metre 
Metre 


340.00 
440.00 
500.00 


31.82 


ii 
iii 
31.84 


Metre 
Metre 
Metre 


280.00 
360.00 
410.00 


Supply & erection of factory manufactured cable tray cover made of 16g 
GI Sheet complete with Fastoner Nuts bots and in position including all 
petty material required to complete the Job in all respect upto the entire 
satisfaction of Engineer-in -Charge of the work . 
Suitable for 40 x 100 mm 
Suitable for 50 x 150 mm 
Suitable for 50 x 300 mm 
Supply & Erection of non integral flood light luminaire with pressure die 
cast aluminum housing and heat resistant toughened glass (IP -65 ) 
complete with external single control gear box suitable for 2 nos . SON - T / 
HPIT lamp including the cost of 2 Nos.SON - T / HPIT lamps complete in 
all respect upto the entire satisfaction of Engineer -in -Charge . 
2x250 watt SON - T flood light Luminaire . 
2x400 watt SON - T flood light Luminaire . 
2x250 watt HPIT flood light Luminaire 
2x400 watt HPIT flood light Luminaire 


ii 
iii 
iv 


Each 
Each 
Each 
Each 


13300.00 
14582.00 
13522.00 
14582.00 


P.K.GOYAL , 
Convener, Central Zonal Committee , 
Haryana PWD Schedule of Rates -cum 

Superintending Engineer, 
Ambala Circle , PWD ( B & R ) , 

Ambala Cantt. 
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HARYANA GOVERNMENT 


REVENUE & DISASTER MANAGEMENT DEPARTMENT 


Notification 


The 28th April, 2015 


No. 233 -MDB - 1-2015 / 4915.- In partial modification of the Haryana Government, Notification No. APO ( E ) 
80/764 , dated the 16th January , 1980 , the Governor of Haryana is pleased to reconstitute the Mewat Development 
Board , Haryana with the following Non -official Members: 


Sr. No. 


Name & Address 


1 . 
2 . 
3 . 
4 . 
5 . 
6 . 
7 . 
8 . 
9 . 


Dr.Mahender Garg S /o Shri Om Parkash , Ekta Nursing Home, Ferozpur Jhirka, Nuh (Mewat). 
Sh . Tek Chand Saini S / o Shri Harkishan , VPO Tauru , Nuh (Mewat). 
Sh. Jaswant Goel S /o Shri Sant Lal, VPO Pingwa, Tehsil Punhana , Nuh (Mewat). 
Sh . Naresh S /o Shri Swami Ram , VPO Pingwa, Tehsil Punhana, Nuh (Mewat). 
Syed Taiyab Hussain S /o Shri Immuddin , Village Alawalpur, PO Ujjina , Tehsil Nuh (Mewat). 
Sh . Kanwar Sanjay Singh S /o Kanwar Suraj Pal Singh , VPO Ujjina (Mewat). 
Sh . Aalam Mundal S /o Shri Chhuttan , Village Chandraka , PO Pingwa, Tehsil Firozpur Jhirka (Mewat ). 
Sh. Iqbal Jaildar S /o Imam Khan , VPO Bichhor, Tehsil Punhana , Nuh (Mewat). 
Ch . Aurangjeb S / o Sh . Hoshiyar Khan , VPO Bisru , Punhana (Mewat). 


DR . DALIP SINGH , 
Additional Chief Secretary & Financial Commissioner to Government Haryana , 

Revenue & Disaster Management Department. 


HARYANA GOVERNMENT 


REVENUE & DISASTER MANAGEMENT DEPARTMENT 


Notification 


The 24th April, 2015 


No. 225 -MDB - 11-2015 / 1910.- In partial modification of the Haryana Government, Notification No. 
15 /4 /03- R - II /7035 dated 24th March , 1993, the Governor of Haryana is pleased to reconstitute the Shivalik 
Development Board , Haryana with the following Non -official Members : 


Sr. No. Name 


Address 


1 . 
2 . 
3 . 
4 . 
5 . 
6 . 
7 . 
8 . 
9 . 


Sh . Bharat Bhushan Singal 
Sh . Pawan Dhiman 
Sh . Ashwani Aggarwal 
Sh . Haji Amir Hasan 
Sh . Jagdish Chander Pal 
Sh . Harish Chadha 
Sh . Vishal Seth 
Sh . Sham Lal Bansal 
Sh . Kanwar Sain Singla 


# 909, Sector - 10 , Panchkula 
VPO Morni Hills, Tehsil & District Panchkula 
Near Goyal Dharmshala, Shahzadpur, District Ambala. 
Village Nagli , 32 , PO Dayalgarh , Bilaspur, District Yamunanagar. 
Village Bhangra Muzafat Kalan , District Yamunanagar. 
# 396/132 , Shiv Colony, Anpurana Gali, Pinjore, District Panchkula. 
# 419 , Sector - 8 , Panchkula . 
# 1076 , Sector - 2 , Panchkula . 
# 82 - A , Housing Board Colony , Kalka , District Panchkula . 


DR . DALIP SINGH , 
Additional Chief Secretary & Financial Commissioner to Government Haryana , 

Revenue & Disaster Management Department. 
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हरियाणा सरकार 
कृषि विभाग 

अधिसूचना 

दिनांक 27 मई, 2015 
संख्या 426 - कृषि अनु०-( 1) 2015 / 10887.- हरियाणा कृषि उपज मण्डी अधिनियम, 1961 ( 1961 का अधिनियम 23), 
की धारा 43 की उपधारा (2) के खण्ड ( xxviii), (xxix ) तथा ( xxx) के साथ पठित उपधारा (1) द्वारा प्रदत्त शक्तियों का प्रयोग 
करते हुए, हरियाणा के राज्यपाल, इसके द्वारा, हरियाणा राज्य कृषि विपणन बोर्ड सेवा नियम, 2008 , को संशोधित करने के 
लिए निम्नलिखित नियम बनाते हैं , अर्थात् 

ये नियम हरियाणा राज्य कृषि विपणन बोर्ड सेवा (संशोधन) नियम, 2015 कहे जा सकते है । 
हरियाणा राज्य कृषि विपणन बोर्ड सेवा नियम, 2008 में परिशिष्ट ख में , खाना 1, 2, 3, 4 तथा 5 के नीचे, क्रम संख्या 
43 तथा उसके सामने विद्यमान प्रविष्टियों के स्थान पर, निम्नलिखित क्रम संख्या तथा उसके सामने प्रविष्टियां 
प्रतिस्थापित की जाएंगी, अर्थात् 


1 . 


2 . 


1 


2 


3 


4 


5 


" 43 


उप अधीक्षक 


उप मण्डल लिपिक / सहायक के 
रूप में कम से कम आठ वर्ष का 
अनुभव । 


उप मण्डल लिपिक / सहायकों में से पदोन्नति 
द्वारा या राज्य सरकार या बोर्ड या निगम की 
सेवा में पहले से ही लगे किसी कर्मचारी के 
स्थानांतरण या प्रतिनियुक्ति द्वारा ” | 


धनपत सिंह , 
अपर मुख्य सचिव, हरियाणा सरकार , 

कृषि विभाग । 


HARYANA GOVERNMENT 
AGRICULTURE DEPARTMENT 

Notification 
The 27th May , 2015 


No. 426 -Agri. Sec ( 1) 2015 / 10887.— In exercise of powers conferred by Sub - section (1) read with clauses 
(xxviii ), (xxix ) and (xxx ) of Sub -section (2 ) of Section 43 of the Haryana Agricultural Produce Markets Act, 1961 
(Act 23 of 1961), the Governor of Haryana is hereby makes the following rules further to amend the Haryana State 
AgriculturalMarketing Board Service Rules, 2008 , namely : 


1 . 


2 . 


These rules may be called the Haryana State AgriculturalMarketing Board Service (Amendment) Rules, 2015 . 
In the Haryana State Agricultural Marketing Board Service Rules, 2008 , in Appendix B , under columns 1, 2 , 
3, 4 and 5 for serial number 43 and entries thereagainst, the following serial numbers and entries thereagainst 
shall be substituted , namely : 


1 


2 


3 


4 


5 


" 43 | Deputy 

Superintendent 


Atleast eight years experience By promotion from amongst the Sub 
as Sub Divisional Clerk / 

Clerk / Divisional Clerk /Assistant or by transfer 
Assistant. 

or deputation of an official already in 
service of State Government or Board or 
Corporation or Statutory Body ” . 


DHANPAT SINGH , 
Additional Chief Secretary to Government of Haryana , 

Agriculture Department. 
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HARYANA GOVERNMENT 


AGRICULTURE DEPARTMENT 


Notification 


The 27th May, 2015 


No. 1184 -Agri. II (3) -2015 /10951.- In exercise of powers conferred by Section 4 of the Punjab Sugarcane 
(Regulation of Purchase and Supply) Act, 1953 (Punjab Act 40 of 1953 ), read with sub rules ( ii ) of rule 5 of the 
Haryana Sugarcane (Regulation of Purchase and Supply ) Rules, 1992 and in Supersession of the Haryana 
Government, Agriculture Department, Notification No. 3769- Agri-II( 3 )-97/814 , dated 14th January , 1998 the 
Governor of Haryana hereby appoints the Government Servants mention in column 2 of the Schedule given below to 
be the Additional Cane Inspector within the limits specified in column 3 of the said Schedule. 


SCHEDULE 


Sr. No. 


Designation ofGovernment Servants 


Limits 


2 


3 


1 . 


Additional Cane Commissioner, Haryana 


Whole of the State of Haryana 


2 . 


Deputy Cane Commissioner , Haryana 


-do 


3 . 


Assistant Cane Commissioner, Haryana 


-do 


4 . 


-do 


All Agriculture Development Officers (Cane ) in Cane 
Commissioner Office 


5 . 


All Assistant Cane Development Officers in the State 


Within their respective Jurisdiction 


6 . 


All Agriculture Development Officers (Cane ) in the State 


-do 


DHANPAT SINGH , 
Additional Chief Secretary to Government of Haryana , 

Agriculture Department. 


53366 — C.S. - H.G.P ., Chd . 


